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Message Text 

UNCLASSIFIED 

PAGE 01 ABUDH0I30I 09I046Z 
ACTION AID-31 

INFO OCT-OI NEA-11 ISO-00 EB-08 L-03 OES-07 OMB-OI 
TRSE-00 /062W 

049536 09I20IZ/41 

R 090426Z MAY 78 
FM AMEMBASSY ABU DHABI 
TO AMEMBASSY SANA 
INFO SECSTATE WASHDC 7797 

UNCLAS ABU DHABI 1301 

EO. 11652: NA 
TAGS: EAID, TC 

SUBJ: ABU DHABI FUND COMMENTS ON NWSA DRAFT CONTRACT FOR TAIZ WATER 
& 

SEWERAGE PROJECT AND ARRIVAL OF BID DOCUMENTS. 

1 . EL HADIDI OE ABU DHABI FUND FOR ARAB ECONOMIC DEVELOPMENT 
ADFAED ASKED EMBASSY TO TRANSMIT TEXT OE TELEX IN PARA 2 TO USAID FOR 
TRANSMISSION TO NATIONAL WATER & SEWERAGE AUTHORITY. HADIDI HAS 
SENT TELEX TO 302 BOOTH YE WITH REQUEST TO PASS TO NWSA. RESPONSE 
FROM YEMEN TELEX MAKES HIM DUBIOUS THAT MESSAGE WILL BE CORRECTLY 
PASSED. ARE ADFAED CORRECT IN STATING THAT NWSA HAS NO TELEX? 

2. TELEX READS AS FOLLOWS; BEGIN QUOTE 
PLEASE TRANSFER TO NWSA 

NATIONAL WATER & SEWERAGE AUTHORITY 
ATTN. MR. ALFUSAIL 

RE YOUR TELEX DATED 3.5.78 REGARDING H AND S DRAFT CONTRACT 
WOULD LIKE TO DRAW ATTENTION TO THE EOLLOWING: 

A. GENERAL: 

1 . EEES ARE STILL HIGH (AS HIGH AS TO EXCEED THE LIMITS AGREED 
UPON IN COST ESTIMATES). 

2. LIMITATIONS AND EXTENT OF CONTRACTOR LIABILITY WITH REGARD TO 
MISCONDUCT DAMAGES AND OR CONSEQUENTIAL DAMAGES HAVE BEEN 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 ABU DH 01301 091046Z 

COMPLETELY NEGLECTED (ART. 14.12.5.5. IS INSUFEICIENT TO COVER 
THE ABOVE MENTIONED CASES). 

B. SPECIEIC: 

1. NO ESTIMATION HAS BEEN GIVEN TO ADDITIONAL PHOTOGRAPHY (ART. 

2.3.3/3) AND L.I.B. HYDROGEOLOGIC SERVICES (5.A. OF APPENDIX 
2 MENTIONED AN OFFER WHICH IS NOT CLEAR). 
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2. WE THINK YOU AGREE WITH US TO DELETE THE LAST TWO WORDS "IF 
NECESSARYZ OF ARTICLE 2.3.4/1 IN VIEW OF ARTICLE 3 OF AGREED 
MINUTES DATED JANUARY 12, 78. 

3. ARTICLE 14.6 MUST BE APPROVED BY CONCERNED YEMENITE AUTHORITIES. 

4. WE HAVE NO OBJECTION ON LIST OF SUBCONTRACTORS MENTIONED IN 
ARTICLE 10. PLEASE ADVISE SOONEST YOUR COOPERATION IS HIGHLY APPRE- 
CIATED. ABU DHABI FUND. END QUOTE. 

3. PER INSTRUCTIONS IN STATE 109740, CONSTRUCTION PROJECT BID 
DOCUMENTS WERE RECEIVED BY DOLAN FROM AIDAV AND PASSED TO ADFAED 
5/8/78. 

DICKMNN 


UNCLASSIFIED 


NNN 
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